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Estimate for TSD{RPetiding 


L. Prelixinary investigation of space mechanical, and 


electrical requirements for a proposed 
accomplished. Based on this investigation, vag a - 


been 
regzire a two-story, concrete-frame, building, 
10,120 square feet. 


2. The budgetary cost estiaate for this construction is 


as follows: 
a. sera aa ~ 10,120 aq. ft. ee 
b. Contingency - 10% 35,400 
a. A&E Fee - & 22,200 
&. Contract Aiministration - % 31,800 
Total Cost Estimate $442,600 
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